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Re: AMO/Industry/Government Steering Committee 
to Improve the Planning and Development Approvals 
Process 


Dear Mr. Davies and Mr. Obonsawin: 


On behalf of the AMO/Industry/Government Steering 
Committee, we are pleased to submit the Committee’s final 
report, The Planning and Development Approvals Process: 
Towards a More Effective Planning Systen. 


Since the Committee’s last meeting on November 15, 1988, 
comments on the revised draft report were received from a 
number of Committee members, Provincial ministries and 
other groups. We have attempted to address and incorporate 
all of these comments and suggestions into this final 
document, while maintaining the Committee’s original intent 
for each recommendation. 


This report represents the efforts and perspectives of a 
number of individuals from a variety of sectors involved in 
the planning and development approvals process in Ontario. 
We would like to acknowledge their contributions to this 
report. Each person involved with the Committee is listed 
in Appendix A of this report. 


Incorporating the practice of The Canada Consulting Group. 


Cresap 


Mr. Davies and Mr. Obonsawin 
February 2, 1989 
Page 2. 


As a Committee, we are confident that implementation of the 
recommendations outlined in this report, will lead to 
improvements in Ontario’s planning and development 
approvals process and toward a more effective planning 
system. 


Respectfully submitted, 


CK-" 


Carolyn Kearns 


RECOMMENDATIONS FOR IMPROVING THE 
PLANNING AND DEVELOPMENT APPROVALS PROCESS 


This report documents the findings and recommendations of the 
AMO/Industry/Government Steering Committee to Improve the 
Planning and Development Approval Process, and its Technical 
Sub-Committee and Working Group. Over the past seven months, 
the Committee has developed a series of recommendations designed 
to improve the planning and approval process in Ontario, and 
make the process more efficient and effective. 


Prior to presenting the recommendations, it is helpful to review 
the Committee’s Terms of Reference, highlight its activities, 
and to outline the next steps in the process. 


STUDY 
CONTEXT 


During the March, 1988 meeting of the Association of 
Municipalities of Ontario (AMO), the Premier of Ontario invited 
AMO representatives to sit on a joint provincial, municipal and 
industry committee on regulatory reform. The committee’s 
mandate is to identify ways of decreasing time delays in the 
current development process. 


At its inaugural meeting on July 28, 1988, the Steering 
Committee discussed and ratified its Terms of Reference: 


1. Review research completed on regulatory reform related to 
the building and development industries. 


2. Identify processes at the provincial and municipal levels 
which can be altered to speed up the planning and 
development approvals process. 


3. Recommend changes that the provincial and municipal levels 
of government can undertake to decrease normal approval 
times by 50%. 


4. Recommend other relevant/related issues which may require 
further study. 


While all of the Committee’s recommendations are to take place 
within the context of existing legislation, legislative changes 
may be recommended where deemed appropriate. 


The AMO/Industry/Government Steering Committee is supported by 
three additional groups: 


Technical Sub-Committee is comprised of senior Provincial 
and municipal staff and industry representatives. The 
function of the Sub-Committee is to review the materials and 
suggestions produced by the Working Group, as well as 
generating additional ideas for submission to the Steering 
Committee. 


Working Group, a special group formed from staff in the 
Ministries of Housing and Municipal Affairs, is charged with 
documenting recent initiatives to improve the planning and 
development approvals process, reviewing and summarizing 
relevant reports, and developing an initial list of 
suggestions for review by both the senior Committees. 


Consultant. Cresap Management Consultants was retained by 
the Ministry of Housing to assist the Steering Committee in 
carrying out its mandate and to write the final report on 
the Committee’s behalf. 


To date, a number of activities have been undertaken as 
background to meeting the Committee’s mandate. These include: 


Review and summary of existing reports/research on improving 
the approvals process. 


Documentation of steps taken by the Ministry of Municipal 
Affairs to improve the development applications process. 


Compilation of a list of the key factors contributing to 
time spent in the planning approvals process. 


Individual submissions from Steering Committee members, Mr. 
Michael Boggs and Mr. John Switzer. 


Series of meetings of the Technical Sub-Committee to review 
and discuss possible recommendations for the Steering 
Committee. 


@ Review and comment on a discussion draft report by 
Sub-Committee members, the Association of Municipalities of 
Ontario, Directors of the Community Planning Wing (Ministry 
of Municipal Affairs), Regional Planning Commissioners and 
staff from other involved Provincial Ministries. 


® Presentation and discussion at a meeting of the Steering 
Committee on the Technical Sub-Committee’s preliminary 
recommendations. 


REPORT 
PURPOSE 


The following recommendations for improving the planning and 
approvals process comprise a comprehensive list which has 
emerged from Committee meetings to date. These and other 
recommendations have been derived from the background materials, 
Provincial staff suggestions, and individual submissions 
identified above, which were reviewed by the Committee and its 
consultant. Each of these recommendations was discussed in some 
detail at the various meetings of the Technical Sub-Committee, 
and at the November 15, 1988 meeting of the 
AMO/Industry/Government Committee. 


This report is intended to document the Committee’s activities 
and recommendations. These recommendations will be forwarded to 
the Ministers of Housing and Municipal Affairs for review and 
action. 


IMPROVING THE EFFICIENCY 
OF THE APPROVALS PROCESS 


The Committee has identified and agreed to a number of 
recommendations aimed at improving the planning and development 
approval process within the context of a more efficient system. 
These recommendations are grouped into five areas. 


1. Application Process 


Three opportunities in the actual application process have been 
identified by the Committee. These opportunities have been 
developed with the recognition that approval powers lie at 
various levels of government, depending on the extent of 
delegation that has occurred. For example, the approving body 
for a Plan of Subdivision could either be the Province, a 
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Region/County or a local municipality, while the Province or a 
Region may have the approval authority for Official Plan 
amendments. Therefore, the term "approving agency/body" is used 
to refer to the appropriate level of government having the 
approval authority on a given matter. 


ST 


Permit and encourage the comprehensive adoption of a 


consolidated development application process, where 
appropriate. 


The development application process and the actual 
processing period for a "typical" subdivision can take 
up to 3.5 years (Exhibit 1). The exhibit illustrates 
the sequential/step by step approach often adopted in 
the development application process. In some cases, it 
may be desirable to continue to follow this traditional 
approach. A consolidated application would comprise 
the submission of any combination, or all of the 
following: an Official Plan Amendment (OPA), Plan of 
Subdivision, and Zoning By-law Amendment (ZBLA). A 
staged process may also expedite the planning process 
by allowing subsequent stages to commence prior to 
final approval of an earlier stage. This consolidated 
or staged process would involve a single circulation 
and review period, one mandatory public notification 
and public meeting, and one appeal period. 


Durham and Halton Regions are examples of two upper 
tier municipalities which presently encourage a 
consolidated approach, where possible and when it makes 
sense. Considerable time savings could be realized by 
submitting a consolidated application, rather than 
following the normal sequential approach. Using 
Exhibit 1 as an example, it is estimated that the 
overall processing time could be shortened by four to 
five months. 


For these savings to be achieved, applicants would need 
to engage in some preconsultation with the municipality 
to identify any initial concerns (see recommendation 
1.3). This process would also require the applicant to 
prepare a more comprehensive submission at the outset 
than sometime occurs under the present system. 


Deal with applications within prescribed time periods, 


and provide direction to applicant on the potential for 
approval. 


Exhibit 2 outlines a proposed maximum four step 
development process recommended by the Committee. 
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Within each step a maximum time period for the 
completion of the step has been established. Once the 
previous step has been completed, which could take less 
time than the maximum allowed, the next step shall 
begin immediately and the next allotted maximum time 
shall begin. 


It is recommended that within a maximum 60 day period, 
the approval agency (provincial, region and local 
municipality) must review an application and respond to 
whether an application has sufficient merit to proceed 
with processing and circulation. Specifically, it 
should be determined if the development is 
premature/not premature and whether the application is 
complete/incomplete. This 60 day period will begin 
once a full and completed application is accepted by 
the approval agency. To help facilitate this process, 
the Province should develop and provide checklists for 
quick pre-screening of applications. 


Once the first step is completed, a further 120 day 
period shall be given to the approval agency to 
undertake to circulate the application to the 
appropriate agencies for comment, and either approve or 
turn down the application, citing reasons. To avoid 
losing time at this stage, recommendations 2.3 and 2.4 
should also be instituted. Within a maximum 180 day 
period then, an applicant will have a final response 
from the approving agency on the development 
application (Exhibit 2). 


Should the maximum 180 day period pass without a 
response/direction to the applicant from the approving 
agency, the corresponding Region or the Province will 
take over from the approval agency. A recommended 
third step in the process will allow the Region or 
Province a 60 day period to decide the merits of the 
application and render a decision. Should a decision 
not be rendered within this time (a maximum of 240 days 
from the day a completed application is submitted) the 
applicant at his request may extend the process by an 
additional 60 days. Within this time the Region or 
Province will be required to resolve outstanding issues 
and render a decision. 


If at the end of each period, the applicant does not 
receive a response or is not given direction, the 
matter can be referred to the Ontario Municipal Board. 


Exhibit 3 


The Planning Process 
A Sample Provincial Circulation List 


Agriculture and Food 
Transportation 
Environment 

Natural Resources 
Ontario Hydro 


Citizenship and Culture 

Energy 

Parkway Belt Five Year Review 

Niagara Escarpment Implementation Team 
Health Unit 

CN Rail 

CP Rail 

Public School Board 

Separate School Board 

Conservation Authority 
Regional/County Planning Development 


Public Works Canada 

(Road Adjustment Leading to Water) 
Transport Canada 

(Airport Restrictive Zoning) 


Source: Ministry of Housing. Background Study. The Planning Process-Subdivision Approvals . July,1987. 


Encourage technical preconsultation between the 
applicant and the municipality at the staff level prior 


to the submission of a development application. 


By adopting this approach, the spirit of cooperation 
can be established early on in the process, many 
preliminary issues and concerns can be identified 
upfront, and the applicant can begin the necessary 
background work as soon as possible. 


This recommendation is closely linked with 
recommendation 1.1 discussed earlier and would also 
contribute towards the time savings identified. 


Circulation and Review 


The present circulation and review process offers some 
opportunities for decreasing the time spent at this stage of 
the approval process. 


ee Ab 


Reduce the number of agencies circulated to for 
comment, by adopting a more selective approach to 


circulating development applications. 


The current list of agencies/departments circulated to 
for comment by the Province on a "typical" application 
can include up to 18 agencies (Exhibit 3). 


It is recommended that on an application by application 
basis, the Ministry of Municipal Affairs and/or the 
Region may identify for input and comment, a specific 
core of Ministries, departments and bodies which may 
have an interest or be affected by the application. 

The Ministry of Municipal Affairs should also change 
the delegation order to allow delegated agencies the 
right to have the discretion of who they circulate to 
(also refer to recommendation 3.2). 


Ensure strict compliance to circulation period limits 
for applications, as set out in this report (see 


recommendation 1.2). 


The experiences of the Steering Committee and the 
Technical Sub-Committee, and research undertaken by the 
Working Group, has shown that agencies circulated for 
comments frequently do not respond within the requested 
time period (Exhibit 4). In combination with 
recommendation 1.2, adoption of this recommendation 
could have potentially saved up to 4 months in the 
example illustrated. 
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The Steering Committee is of the opinion that should 
the prescribed circulation period lapse (i.e. 120 days) 
with no response from the circulated agency, the 
approving body should deem the agency has no comment 
and proceed accordingly. 


Further, the Ministry of Municipal Affairs and Regions 
should respond to the application advising of referral 
or approval of official plan amendments and of 
Provincial interest, within a 60 day period. 


Reduce the amount of time from receipt of application 
to initial circulation, by allowing an applicant to 


deliver the necessary documentation to a pre-arranged 
circulation list, as outlined in recommendation 2.1. 


There is a concern expressed by the various Committee 
members that even when completed applications and 
supporting documentation are submitted, it often takes 
an excessive amount of time to reach the necessary 
agencies for their comment. This recommendation is 
designed to provide interested applicants with the 
opportunity to assume the responsibility for ensuring 
the necessary documentation reaches the designated 
agencies. The option of assuming this responsibility 
should be at the mutual agreement of the approval 
agency and the applicant. The approval agency would 
provide the circulation list. 


Examine other means of ensuring speedier delivery of 
documents and correspondence during the circulation and 


review period. 


The increased use of telephone calls, followed by 
letters, and facsimile machines, are two methods 
suggested by the Steering Committee for quickly 
transferring information between municipalities and 
agencies. 


Restrict comments from other Ministries, departments 
and agencies to the secondary plan level only. 


Under the current system, commenting agencies are 
typically requested to review applications and provide 
input on their concerns for each type of application 
relating to a particular property. More detailed 
information is generally provided at each successive 
stage. 


The Committee is of the opinion that some time savings 
could be realized if comments were only solicited at 
the Official Plan/Secondary Plan stage, after which no 
additional comments would be formally solicited. The 
commenting agencies would need to provide sufficient 
guidance on their concerns at this stage. The 
approving agency would then have the jurisdiction/ 
responsibility for ensuring the concerns raised during 
the initial circulation would be addressed at the more 
detailed stages, if required. In special instances 
however, there may be the need to include selected 
agencies at this more detailed level (i.e. where an 
exception to this rule can be justified). The 
consolidated application approach recommended should 
help to ensure that agency concerns are addressed at 
the appropriate time and level of detail. 


Additional Requirements 


In the Committee’s opinion, a number of requirements 
presently in place as a condition of development approval, 
result in delays and are either unnecessary, or can be 
handled by other means. 


Greek 


Clarify the present requirement for archaeological 
Surveys of lands scheduled for development. 


Some misconceptions and misinformation exists among the 
agencies and the building industry concerning the 
requirements for and procedures involved in 
archaeological surveys, (e.g., length of time and costs 
involved). Information on the work that has been 
ongoing between the building industry, conservation 
organizations and the Province concerning the 
development of archaeological assessment guidelines 
should be more widely promoted. Further educational 
efforts should also be pursued among the relevant 
players at the Province, municipalities, the building 
industry and other significant groups. 


Consideration should be given to pursuing the 
initiatives of developing Archaeological Master Plans. 
These plans could be developed in cooperation with the 
appropriate bodies and should indicate which areas will 
be subject to archaeological surveys and which will be 
exempt. 


Decrease the turnaround time for review and approval of 
noise studies by the Ministry of the Environment. 


The Ministry currently has limited staff resources to 
review and approve the noise studies submitted to it. 
With the volume of reports submitted, delays are 
frequently encountered. 


The Ministry’s concerns could be addressed by the 
identification of noise studies which affect 
provincially significant facilities, services or 
matters and limiting their input to those studies. In 
doing so, the review of noise studies affecting 
regional or local services, facilities or matters shall 
become the responsibility of the municipality. 


Noise studies should be conducted by a qualified noise 
consultant (i.e. acoustical engineers) recognized by 
the Ministry of the Environment and accepted by the 
municipality and/or region. The municipality will be 
required to ensure that the consultant’s 
recommendations are incorporated into the registered 
plan of subdivision. To ensure consistency, the 
Ministry should develop standard forms and criteria for 
local/regional noise studies. 


Undertake a review of Official Plans in areas 
experiencing growth and development pressures. 


This review would be used to identify the existence of 
potential impediments to development within municipal 
policy, and to devise means of addressing these 
barriers. We recognize that this presently happens in 
some cases, and s.26 of the Planning Act requires 
official plans to be reviewed once every five years. 
The Province should make a commitment to shorten the 
length of time it takes to review municipal submissions 
for official plan reviews. The s.26 review would also 
provide the opportunity to develop archaeological 
master plans as per recommendation 3.1. 


Remove non-essential conditions for draft approvals of 
subdivision. 


It is the Committee’s view that a large number of 
conditions are automatically attached to subdivision 
approvals, whether or not they are needed. The 
necessity of these conditions should be reviewed and 
those which cannot be justified should be 
removed/discarded. These conditions could range from 
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archaeological studies and the provision of berming 
along highways/rail lines, to landscaping and drainage 
facilities where considered non-essential. However, 
conditions relating to health/welfare/safety of 
residents must not be jeopardized. As well, the 
Provincial Housing Policy Statement will likely deal 
with this issue. 


4. Approval Authority 


4.1 


Complete delegation of OPA and subdivision approval 
powers to remaining municipalities at the 
regional/county level, as soon as possible. 


Additionally, where subdivision approval powers are 
presently delegated to regional/county councils, these 
powers should be either sub-delegated to officers 
and/or selected lower tier municipalities, where 
appropriate. 


The present delegation process is slow and could 
perhaps be speeded up. Further delegation would help 
to eliminate the time taken by both levels in dealing 
with subdivisions, and the time spent by councils 
administering routine matters. In special 
circumstances however, where issues remain unresolved 
or substantial objections still exist, the officer 
would continue to refer these matters to council. 


Encourage the OMB to make greater use of pre-hearing 
meetings to resolve issues and/or narrow the scope of 


hearings. 


In cases where the potential to resolve issues prior to 
hearings exists, the chairman should consider holding a 
preliminary hearing in chambers to determine whether 
agreement can be reached without a hearing. 


In addition, motions for direction can be valuable in 
narrowing the scope of hearings where multiple 
objections exist. Increased use of these in-chamber 
hearings could lead to a decrease in the volume of 
cases to reach the hearing stage. 


In addition, the Committee recommends that the OMB 
adopt more stringent time guidelines within which to 
schedule/hold hearings and render decisions. The 
Committee recommends that 90 days from referral to hold 
a hearing, and a further 90 days after the hearing to 
render a decision, would be appropriate time periods. 
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Delegate approval for minor changes to site plans to 
local planning officers, under certain terms and 


conditions. 


In many instances, considerable time is spent awaiting 
approval for minor changes to site plans, when local 
planning officers possess both the expertise and 
experience to grant these minor modifications. 
Delegation of this responsibility should be encouraged, 
where appropriate. 


Assign responsibility for resolving conflicting 
Provincial interests/initiatives to the Ministry of 
Municipal Affairs. 


In some cases, development approvals have been either 
deferred and/or delayed as various Provincial 
ministries sort out potentially conflicting priorities, 
particularly where they relate to land development. 


The Committee believes that the Ministry of Municipal 
Affairs should be designated to resolve these 
priorities, on a case by case basis. The affected 
municipalities should be consulted as required. 


Examine the elimination or "roll-up" of lower tier 
Official Plans where upper tier plans exist. 


Concern has been raised that where upper and lower tier 
official plans exist, the duplicative nature of these 
official plans results in additional time spent 
securing approvals at each level. 


The Committee supports the elimination of extra layers 
of authority and approval requirement caused by two 
official plans. It is suggested that the local level 
should retain responsibility for secondary plans and 
subdivisions, with continued consultation with the 
upper tier on broader issues (i.e. servicing, roads). 
The relationship between these two official plans 
should be examined to determine to what extent both 
plans are necessary. This recommendation is not 
intended to take away from a local municipality’s 
responsibilities for detailed planning. 
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5. Public Input 


Two areas where public input is involved represent 
opportunities for efficiency in the approval process. 


5.1 Encourage consolidated public meetings to hear all 
matters relating to a development application at one 


meeting. 


Where practical, municipalities should schedule one 
public meeting to hear all matters relating to a single 
application. This meeting would provide the public and 
municipal council with an opportunity to consider all 
the factors at one time as input to an informed 
decision. 


5.2 Define a maximum period for appeals of OPAs to be 
lodged. 


At present, the appeal period for amendments to 
official plans is virtually "open-ended". Exhibit 5 
illustrates the objections received and the respective 
dates these were filed on a "typical" OPA. While these 
do not represent actual appeals of the proposed OPA, 
this example is valuable for illustrating the relative 
openness of the time period during which both 
objections, and potentially, appeals can be filed. 


The Committee suggests that a 60 day period would be a 
reasonable timeframe for concerns/appeals to be 
registered by the public, thereby eliminating the 
uncertainty of "last minute" appeals, as well as 
shortening the overall process. 


The Minister should then approve OPAs, refer them to 
the OMB, or advise the OMB of Provincial interest, 
within a 60 day time period. 


COMMUNICATING 
THE CONCERNS 


The Steering Committee and the Technical Sub-Committee both 
raised concerns about the current overall lack of public 
acceptance of alternative housing forms and consequently, 
political will or the incentive necessary to bring about changes 
in public attitudes. One recommendation received full support 
from Committee members. 
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1. Initiate a comprehensive public education/awareness program 


lead by the Province. 


This program should be designed to affect attitudinal change 
on the acceptability and desirability of alternative housing 
forms across the Province. The Toronto Home Builders 
Association is presently conducting an awareness program 
with the slogan "Where will your children live?". It has 
been somewhat successful in raising/building awareness of 
the housing affordability issue and who is being affected. 


A broader scale campaign, with a similar message, is seen by 
the Committee as imperative in bringing about a more 
accepting attitude in residents which could lead to a change 
in political will and public awareness. The campaign should 
be initially targeted at high growth/demand areas within the 
Province. 


INITIATIVES FOR 
OTHER GROUPS 


A number of other groups are presently examining specific 
aspects of regulatory reform. The Committee feels it is 
appropriate to refer a number of recommendations it has 
identified to these groups for further analysis or 
consideration. These recommendations have been made recognizing 
the resource problems many municipalities face, and the need to 
decrease the load on municipal staff rather than increase the 
amount of bureaucracy. 


1. Increase reliance on submissions by certified/registered 
professionals at all stages of approval. 


The burden of responsibility/liability could be shifted to a 
number of professionals. Examples include architects for 
building permits and surveyors for lot measurements on plans 
of subdivision. This use of professionals should be at the 
option of individual municipalities. The Select Committee 
on Regulatory Reform (SCORR) should examine this suggestion 
further. 


2. Encourage Province-wide adoption of reduced engineering 


standards. 


Extensive research was been carried out in the area of 
applying reduced engineering standards in urban developments 
in 1983. The result is known as the Provincial "blue book" 
of reduced engineering standards. The Ministry of Housing 
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has recently commissioned a study to update the "blue book" 
and the potential cost savings to be realized. Whilea 
number of these standards have been successfully implemented 
in municipalities such as Brampton, Vaughan and Mississauga 
(i.e. 56 ft. rights-of-way), they have not received full 
endorsement across the Province. The Committee believes 
this is an area which can impact the overall cost of 
development and merits further encouragement and 
consideration by the Province and AMO. 


3. Pursue more permissive front-end financing and Provincial 
participation in ensuring recoverables. 


Innovative forms/options for financing of the installation 
of both hard and soft services should be explored by both 
the Province and industry representatives. 


4. Set Province-wide standards for the timing of when building 
permits can be issued. 


The present variability for when building permits can be 
issued, creates some confusion and delay in getting 
construction underway. Compounding this situation, is the 
strong seasonal peak in building permit applications in 
early spring. There is a need to look at means of 
shortening this process equally across the Province and 
addressing seasonal variations in volume (where possible). 
This recommendation should also be reviewed by SCORR. 


PRIORITY 
RECOMMENDATIONS 


The list of recommendations proposed by the Committee has been 
evaluated against a set of three criteria (Exhibit 6). 


O Anticipated level of impact/time savings 

fo) Ease of implementation 

O Level of resources required. 

Based on this evaluation, six recommendations have been 
identified for priority action (each are highlighted in Exhibit 


6). 


1. Permit and encourage comprehensive adoption of consolidated 
development application process (1.1). 


- 15 = 


2. Deal with applications within prescribed time periods (1.2). 


3. Ensure strict compliance to circulation time period limits 
(2-200 


4. Encourage consolidated public meetings (5.1). 


5. Initiate comprehensive public education/awareness program 


rine 


6. Assign responsibility for resolving conflicting Provincial 
concerns/interests to Ministry of Municipal Affairs (4.4). 


The Committee has also identified two additional recommendations 
which should be followed as part of the implementation strategy. 


1. Ensure that the entire package of recommendations is 
comprehensive and is linked together systematically. 


2. Review the Committee’s recommendations in light of staff 
resources and impact of additional delegation to the local 
level (i.e. will additional staff be needed?). 


The recommendations contained in this report represent the time 
and efforts of three key stakeholders in the planning and 
development approvals process, namely municipalities, the 
Province and the development industry. The cooperative spirit 
demonstrated by these groups over the past seven months will 
continue. We strongly urge that implementation of these 
recommendations proceed immediately to enable the Province to 
move towards a more efficient and effective planning and 
development approvals process. 
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Ministry of Housing 
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Ministry of Municipal Affairs 
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Housing Development 

Ministry of Municipal Affairs 


Ann Borooah 
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Plans Administration Branch 
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Tableau 6 (suite) 


Recommandat ions 


4. Pouvoir d'approbation 


4.1 


Procéder à la délégation complète des 
pouvoirs d'approbation des MPO et des 
lotissements aux municipalités régionales 


et de comté 
Encourager la CAMO à organiser davantage de 


rencontres préalables aux audiences 
Déléguer les pouvoirs d'approbation pour 
les changements mineurs apportés aux plans 
d'implantation aux agents d'aménagement 
local 
Céder la responsabilité des intérêts et des 
rovinciaux _inconciliables au 
ministère des Affaires munici 
Examiner l'élimination ou l'accumulation 
des plans officiels de palier inférieur 
lorsqu'il existe des plans du palier 
supér ieur 


Participation du public 


Sel 


Se 


Encourager la tenue d'assemblées 


consolidées 


Établir un délai maximum pour en appeler 
des MPO 


Sensibilitation aux problèmes 


1 


Instaurer_un 
et de sensibilisation du 


let d'éducation 


Recommandat ions destinées à d'autres groupes 


1. 


2. 


* Les organismes 


Prov. = province 


Mun. 
Ind. 


municipal 


industrie 
Les recommandations soulignées sont prioritaires 


Faire davantage confiance aux 
professionnels agréés ou autorisés 
Encourager l'adoption de normes techniques 
réduites dans toute la province 

Rechercher un financement avec majoration 
dégressive plus souple et obtenir une 
assurance du gouvernement provincial en ce 


qui a trait aux sommes à recouvrer 

Établir des normes provinciales concernant 
le moment de l'émission des permis de 
construire 


Action requise 


Légis lat ion/ordonnance 
de délégation 


Éducation/lignes 
directrices 


Lignes directrices 


L i Genie 
directr ices/éducat ion 


Plus d'études 


Educat ion/lignes 
directrices 


Législation 


Stratégie requise 


Lignes directrices/ 
éducation/réglements de 
l'Ontario 


Éducat ion/négoc iat ion/ 
rég lements 


Légis lation 


Législation/ 
règlements 


en caractères gras sont les organismes princ ipaux 


Résumé des recommandat ions et des exigences de mise en 


Responsabilité 


Prov., mun., ind. 


oeuvre 


Répercussions 
prévues/économies 
de temps 


Facilité de 
mise en oeuvre 


Niveau de 
ressources 


requises 


Tableau 6 


Reconmandations et exigences de mise en oeuvre 


Répercussions Facilité de Niveau de 
Recommandat ions Action requise Responsabilité prévues/économies ice en Mpls 
de temps Seuvre requises 


1.Processus de demande 
1.1 Encourager l'adoption 


Education/1ignes 


compléte du processus 


consolidé de demande d'exploitation CE Secs 
1.2 Traiter les demandes dans les délais prescrits Lignes directrices/ 
Education 


1.3 Encourager le demandeur à consulter au préalable 
les employés municipaux 
2. Mise en circulation et examen 
2.1 Réduire le nombre d'organismes consultés 
2.2 Garantir le respect strict des délais de 
mise en circulation 
2.3 Réduire le délai entre la réception et la 


Éducation 


Ordonnance de 
délégat ion/négociat ion 
dans le domaine de 
l'éducation 

Lignes directrices/ 


mise en circulation de la demande éducat ion 

2.4 Étudier d'autres moyens d'assurer une Éducation/lignes 
livraison plus rapide directrices 

2.5 Limiter les commentaires des autres Éducat ion 


ministères, services et organismes Lignes directrices 


3. Exigences supplémentaires 

3.1 Expliquer l'exigence actuelle relative aux 
études archéologiques 

3.2 Réduire le temps nécessaire à l'examen et à 
l'approbation des études sur le bruit 
effectuées par le ministère de 
l'Environnement 

3.3 Entreprendre l'examen des plans officiels 
des zones soumises à des pressions de 
croissance et d'exploitation 

3.4 Éliminer les conditions qui ne sont pas 


essentielles aux approbat ions provisoires 


Éducation/lignes 
directrices 


Lignes directrices 


Stratégie nécessaire/ 
négociation 


Négoc iat ion 


* Les organismes en caractères gras sont les organismes principaux 


@ Importantes © Simple @ Faible 
Mun. = municipal O Mineures O Difficile O Élevé 


Ind. = industrie 
Les recommandations soulignées sont prioritaires 
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